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CRITERIA FOR THE SUBMISSION OF wie (OR DEVELOPMENT) PLANS. 


Thoth ed: Barr. ee ee eo er sa os meee ms 


R 
7O~ THe “NATIOS TAL, “CAPITAL | PLA NUN wG “CCHUISST ON. 
National, Capita) Planning Comiitssson 
October, 1965 a3 oa eh 


"A, INTRODUCTION 7 al : 
Section 5(a) of the National. Capitad Planning Act of 1952, as” 

amended, provides that "each Federal and District of Columbia “agency 
prior to the preparation of construction plans wplelaaced by such 
agency for wnonused developmen nts and Braet or to commitments for 
the acquisition of land, to be paid for th wool. or in in part “Fron 

" Federal or District finds, shal2 advise eater the Commission 
in the preparation by the agency of ple ans- and ss GaniG in preliminary 


; ia: successive stages which affect the plan and the SeveTopnens of 


a 
° . 


the ieesore Capital." Ba, _ 


These ‘criteria are intended to be-used in connection with both 


eivilian and military installations and facilities within the National 


Capital Region as defined by Section 1.b, of the 1952 Act), It is ° 
Breen ree that these criteria end standards may not be wholly appropriate 
or applicable to each a every master (or development plan)subnitted 

: - for the review of the Goadteston, In such cases, as required, the 
Director of the Gcbitselonts staff may medity or waive portions of these 


. criteria, 
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sete Par we ee en a a spain Sw eona cards ceaccns 


Proposed Development (or Master) Plens Submitted by Federal aia 


District of Colunbia Agencies and Departments," dated December, 1964, 


So Ot orn tr ate ere ae me oe nek ee Rr te ane eit eo ere A Coen age 


and approved by the Coumission's Federal Pianniie and Projects Connittea 
for use by the staff as a guide to the ateected Federal on within 
‘the Kational Capital Region, This sta 1teme anit of eriteria is an 


expanded and somewhat revised vessian of the December, 1964 ee 


and replaces that document. It was prepared in response to a numb 


of requests from several Peceral agencies for further clarification 


eee teen emer jo lee cee eo aerate oe et Nee ae Seta ete 


s . e s e s ) 
sossansealiie entemceesa see, of the Coanission's criteria for master plan 


submissions, oh xe Beles tebe a 2 be seinem 
B, GENERAL CONTEUT OF MASTER PLAt 


The master plan is intended to be an Integrated serfes of docu- 


ments which present in graphic ive, end Lautan “fori the preséat 


VU 


composition of the installation and t for its ardenty and 


comprehensive development over a period of 20 years. gee ete ee 
Cs STEPS IN Couissrou REVIEW OF wasTER PLays Te 
. The process of Conmission review is as follows _ cone 
1. informal consultaticn and diese ten of proposed master 
plan with the Coamission staff. : a hao © cee? eee 


2. ‘Official submittal to the National Capital Planning 
Conmissicn for its review under the provisions of the National Capital 


Planning Act of 1952, as amended, eo 7 ee 


3. Referral, if necessary, of the master (or development) plan _ 


Dir ector of the Commission staff,_ (See eprendix, Section & 


National Capital Planning Act of 1952, as amended.) 
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KR. NCRPC re Ferra). , where é epproprie ste, of the master pian 


OU EST ATT OR aR 2 ASTD EEE TINT. fetuses 


aaa nent 8 A Sd 


to the responsible subregional and local planning agencies in the 
Pe ASG ea SERBS PROSE ET SECC eA SR ICS 


mineman ee 


political jurisdiction in which the installation is, located. 


eect PEN SN RL ONE HILT ET BOF OF RTT PTT A APTS PETRIE FORO PN SRA EPR AMEE SALINE LO TTT Rm 


5. Report and receinendat ions of the National Capital F 
Regional Planning Council submitted to , NCPC, 
6. Review and evaluation by the staff of the Commission. 


7. Review and approval of (and/or recommendations on) 


the master (or development) plan by the Federal Planning and Projects 


« a i ~ 
Committee : a. ce oe crepe = direc tothe cocoa en aver eh Se ae le seep te eae ts Hae SR ited Sos tenets 
m . a. Pre sentation to Feder sa) Planaing and Projects 
por ® Conaittée by egency having Sipisdiecien. 


b. staff recommendations to FP&PCs; and 


J 


; ce. FP&PC action on proposed master (or development 
. plan, 


7, Bs | Review and approval of (and/or recommendations on) 


master (or developaent) plan by iICPc, 


a. Presentation to.full Conmission by egency 2 
having jurisdiction; 
e . 
b. FP&PC report and reconmendatiens to full 
Connissicn; and 


‘¢. Commission action on proposed master (or development) 
plan, . sae 


9. Official notification of Commissica approval oF and/or 


reconnendaticns on the master (or developient) plan is transmitted 


to the agency or departnent effected, and the Bureau of the Budget, 


* 
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‘Essentially, the sae process and procedure, as outlined under "Cc" 


above, is involved in the submittal of proposed modifications or re 

visions to master plans that have Bsen previously approved by the 
subsequent 

Connission, Once approved y regional review of /proposed modifications 


Lk PEC NT AGIOS COTERETTIOLERE EY PBMC ta IR EA TS UN ET 


only: 


or revisions to a master plan will be required/ (1) where "a major 
Se Bs Se 


are eo eee 


change in the character or intensity of an existing use in the environs" 
Ripoveregieh bedded h AR eine hes tba star AR Rea Ra : 


2 RR cE 


js proposed, and (2) or where the pz roposed modifications or revisions 
Lote TOPO THOT aCe 


RENTS FEE IDES TAL ES RENTON 


a Daege na eens 


“would significantly change the off-site impact of the Federal activities 
ee a ee eT ee 


and uses carries out within the site, 


LO RATEL A TELE OE SITE AAS ERT INL OW TERI Rg RL ok LS SET 


ip oie Vc 3 OF APPROVED Mi ASTES 2 (OR DE SLOPMENT) PLAN BY THE COMMISSION 


8 eter er a nea wire ore Pert ere RRND ARC RN A AON mn em tO A mE AS 9 aw mer 
ra 


Once approved by the Commissicn, a master (or development) plan 
will be used by the Commission, in conjunction with the Bureau of 
the Budget, as follows: 

J, Asa guide to the review of proposed land acquisitions 
and/or both preliminary and final site and building Sie for indi- 
. { 
vidual construction and development projects with the National Capital 
Repion under the provisions of Section 5 cf the National Capital 


« 


Planning Act of 1952, as amended, 


2. As a guide to the review of both preliminary and final 


site and building plens for individual butidings and improvement 


oe 


proposals, within the District of Columbia, ander the Commission's 


"in lieu of zoning" powers set out in Section-16 of the Act of June 20, 


1938, a a 


ee cs we wee mee ~ re ee eee) - ste 3 . : - 


= Section 5(5) of the Naticnal Capital Planning Act 
of 1952, as amended, . 


ce} 
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by the agenc’ sp _departinent affected, in acfe - ince with Secticn 7 
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“4 of the Bureauw~t the Budget Circular Yo. ee 
u, As a guide to the review of the agency or department's 
proposed five-year programs for additions and jJmprovements at, or to, 


a particular facility or installation within the National Capital Region, 


F, BASIC’ CRITERIA TO GUILDS MASTER (OR DEVELOPNENT) PLAN SUBMISSIONS 


weer ete Na ee ae ore Oe ne a ee en re Rae ae RT a NE Re OE RE eT 


As a guide to the preparation of submissions by the Federal 
agencies and departments affected, the following criteria have been 
established in order for the Cowaission, the Federal Planning and 


3 


Projects Comittee and the staff to have the necessary data and 
; 
information for the proper review and evaluation of proposed. master 


Cor. development) plans. 


The following background information and exhibits should be 
Ata S RA AAI RE BOR EOE ns ei el RENAN Ra aA RN ah ae CS 


° provided to the Commission: ; 
nee AP Etec aN SPT LA RRR lt AS ae At: ENDS POP IEE TICE LT 
1, Inventory data on guistins characteristics and conditions 
a. pxtsctig hana use map > and table - Indicate by appropriate 
categories, * in both map and tabular form, the allocation of land within 
s : e » * 4 
the facility or installation--by ecres 
° e * 
b. Existing buildings and inprovenents ~ Indicate, among. 
other things, the followliag: 
1)_ Total number of buildings and current function or use; 
2) height of puiidings and related improvements; 
, 3) _nunber of sgu fF gross Floor areas 
J 
2 4) character and senateion or existing buildings ~ 
J = i 
ol * oe To OL ne i 
® The Cox. Tlission Ste is évailah)ea to essi st ezencies in 


: ecteap braved For eledsezoovedios: CrAcRDRaG-092442000109190056-5 
2: ula eda nstella tion, 


“ 
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Ser? Seneral description of the acc rectural character 
baal existing buildings, including, but not limited to, 


the architectural style of the PULLGIIES the building 
materials used, ctc. 


7 6) _Fuploynent Ee Paar ee 
CG 


whether they reside on or of off eet he pene CLC a 


pert eres 


sandhichoetnni panes 


‘orm, the type of available trans; Serre service to 
the area (including bus service), the over-all circu- 
Jation system and existing parking facilities in the 
site. Include recent data on existing traffic Venauers 


~- Indicate, in both th map ‘aad “tabular 


8) Major utilities - Indicate the number and type of both 


public and private utilities sorving the site. 


8) Topopzraphy - Indicate the general terrain on the site, 
tenererend peerettencncenionmmrinnom. 
existing wooded areas and other significant natural 


cette ere mn Features, if any. Topography should be shown at or 


5.) -10-foot intervals--derending on the size of the facility 
and the degree of topographic variation of the site, 


10) Aerial photozraphs - If Sse d: provide both a dir 
Piacente Ciaaeemees Cmemmatenett, miaamien ere nstttieed . = : i 
overhead and oblique aerial photograph of the entire 


2. The Master (or Develovnent) Plan 


wen: te ay i Berne ee arate See ea a ee ee 


&. Introduction 


6 rt eevee, 


. 


The Naster (or Development) Plan is, in graphic form, 


composed of four principal mans, as follo: ; ‘ 


: 3) a Site Dovelozrent Plan, and 


: 8) a Landscane Plan, 
sy onan ee euninarha atlanta aiemememmenieneeimall 
These plans may, when appropr jate, al epare 


fron the same base ma 


the internal circulation system and the 


outline of all existing and proposed buildings. The only difference is 
teenie eee ec mtereeateer ee eer ar mere era ee ct rT a A 7 


that a differant conpanenat or elenent of the master plan is empha asized 


on ecch seperate mans a 4 - ae te SS ere 


. ’ * 
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area that is at Jeast_l/4 of a mile or a distance of one (1) block 


FEES ETC ERE TIS PL ROLES, 


from the boundaries of the installation, 
eA TPES CM TES STA ETT ee Te ES TTT 


NEI LIRA SCRE APIO Se Nec NEE 2, TER ANDER OREO RN HOR ERE 


b. Land Use Plan 


A ne RR OO I om Ae omar 
« 


F This plan should indicate, by appropriate, categories, 


the proposed allocation or use of all land within the installation | 


ind its jnpediate epvirons. - 
To the maxinua extent possible, the nunber of major 


cutesorses of land use should be limited to approxinately_six or eight, | 


2 : e 
Where more categories are roquired, some secondary system of Identifi- 


cation within the six-clsht major catesories should be developed, 


if at all possible. For example, the major land use category, " 


residential," might have subcategories indicated by number on the 
Jand use plan, as follows: 


1) Low-density housing (up to units per 


é net acre), 
: 2) moderate-density housing (froa to 
Z _.. units per net acre), and 
« ; bs 
ri 3) high-density housing (fron to units 


per net acre), 


An example of another aporoach--more applicable to 


residential uses on military installations in ue National Capital 
Region might be es folloys: . 
| i) Enlisted men's housing, 
: 2) ‘Bachelor pificaust Quanters, 
-- nes 3) Officers! Fenily Housing, and 
“4) NCO Fently Housin 
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‘the system. A gocd exenple of an appropriate classification of 


Ow 08/09 : oe -RDPSE- 0024464000100190056-5 hes 
Bpproved'r: eranee 700 Se categories chosen should be descriptive 


-of the existing and proposed uses and funétions in aaeh of the arcs 


delineated, A supporting statement further def ‘ining sua deseribing 
the use and functions proposed in each category should also be 
submitted, ; 7 - | ot ia! 
e. Circulation Plan 
This plan should indicate the following: 
1) Existing and proposed major access and 
egress points serving the installation and their relationship to the 
? ; 
circulation system in the inme@iate environs of the installation, | 
: 2) Existing and proposed: interna) circulation 
sys ea serving the installation--by appropriate categories indi- 


eating the functicnal class 


e ©. Lf 


ification o of t the various clements of 
categories is as follows: 

Be Main or sninetnat roads 

b, Secondary rcads ‘ 
c. Local roads | 

a. Service roads 


3) Existins and.estimated future traffic volunes 


within, end immedi ately to, the in nst ar aeeen: 
mt Be cata of nae SANT RTE OR TAT AY OCT 


h) “Existing and proposed off-street parking and 
loading areas (indicating estimated nuaber of parking and/or loading 


spaces) and the related service roads and drives, 


. 
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syste”. This la pomay he a feloped by using the site dove lopment plan 


inculetion 


map (described below), and emphasizing thereon the major elements of 
oa 


the circulation syste iesetpea above, 


. 6) Existing and proposed public transportation 


system serving the installation or facility, indicating Inajor aeccess- 


egress points and the extent of the systea within the site, 
ad. Site Development Pla 


This plan shall indicate the, following 


2) ThinsanertlelacibicieaidesiseathWa)). 


x yer ronosed build dizas, structures an he x on 
exis sting. and, popesed build S meadaoeGiUres = SDE improve Ss, 


including Et ie num ber es metgioyec 


‘eM PREON DAR ABTA neck PR een 


in existing- 
ania ataananl 
dosvenein ov new buildin, 
2) The status of all bulldings shown-- 
existing-to-remain as is, exising-to-be renoved, and propesed- 
for-future construction, 


3) The general outline of all existing-~to-remain 


ct 
We 
re 


and proposed ‘buildi ings, indica 


g% the approximate size and scale 


of the projected buildings. (The Commission recognizes that the 


actual configuration of individual buildings will actually be 


. 


determined in subsequent preliminary and final site planning and 


. 


building desisn studies), 


h) The proposed hele? 


structures--preferably indicaved d within the cutline of all buildings-- 


We omnia rae een Bnew nen meen on one 


This plan shall indicate the 
Sd 


3) 
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“OLlo: fing 


‘he general location and me ISSIng of all 
existing trees and planting within the installation, 


2) The general location eae extent of, ald proposed 
Jaudscaping within the installe 


tion, ne 


3) Existing topography and any propo 


changes in the natural topegraphy end existing tree cover, 


h) Yhe general lecation of existing -and proposed 


&Scap 


retaining walls and any other significant natural features or 
pe elements, 


and~ 


, 


The Comnissicn recognizes that this plen will be 


generalized and will not Indicate the type of trees or plant materials 
jnvolved, 


APSA A eS NOES A Om 


the size in height or trunk dianeter, etc. This more 
9 oiics bdlamatnie tecnica ies niioaus oe 


detailed information Is more appropriately 


Yy Shown on subsequent prelini- 
nary and final’ site and building plans for individual projects, 
The landscape plan may be a separate map using 
the site development plen map as a base or it nay be incorporated 
o 
on the site development plan map itself if the size 


and general 
cheracter of the instal] on is such that the combina 


ation of these 
two (2) maps resul 


+ 
cS 


in a map that is clear and easily readable, 


.£, Illus ; 


trative Master Plan 


ne ee 


rx to Pyeseee ate 


ace 


* 


ceriterla have been used, a photographic reduction o 


Sf the land use, 
circulation, site: 


he Bollinz- 
énacostia Military; Canten: 


<yanae 


ment area is inclu2 


p 


. 
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The master plan for the Bolling-Anacostia Hilitary Cantcnment Area 


was approved by the Couaission on September 9, 1965. These plans 
are illustrative sain In some cases, the inforation shown is 


wnigue, perhaps, to this facility and not, therefore, appropriate 


ry kg me 


for the master plans for other installations in the He Clones ‘Capital 


Region, ; 


3. Docwaents to he subaitted in sup port of the mas ster plan 
In order for the Gest Gn, the Federal Planning and 


Projects Committee, and the staff to properly review and evaluate 


hasten plans, jt is essential that the follouing, Supporting « document 


wh 


be. subitted to the Comission on er ee the of fi cial subaitta 
of the naster plan, 
2) Site sections 
A miniturn of tio Sections should be cut through 
the total site drawn approninately 90° to each ether at the sene 
scale as the master plan base or larger, These drawings should 
show topographical and other special site conditions, as well 2s 
heights sp-antesthe and propesed buildin 
b) Developnent Prozran 
A statement and/or appropri fete map or maps 
indicat ing the projected time of coapletion of 211 proposals and the. 
stazing of improvenents ‘should be submitted. As a minimun, 2 proposed 


ment prozrea op military construction prosraa 


We 
< 
Q 
i] 
“- 
on 
al 
+: 
~ 
"3 
ifs 
O 
° 
a 
ie) 
"J 


. ry 
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hap act en surrorid 3: ne area 


ant ey a ape et we ee 


A statexent ie jncicate the impact, if any, of 
the proposed plan for the iam aetiwie area Surrounding the facility or 
installation, Statement should include, but not be limited to, 
such factors asi | is a ae tele: 
1) Access and piece paeviseieds 


2) ceamunity facilities, such as schcols, parks, 
recreation arezs, hospitals, etees 


3) public utilities, such as water, sewer, 
Bas, electric, etc.; and 


Ni) special impacts, If any (approach zones, etc.), 


, . dg) Relationship to local jurisdictionts plans and prozrans 


Indicate the status of the agency or department! 


plans end/or discussions with (1) the appropriate local planning 


jut diction in which the facility or installation is located; and 
(2) the Nations Capital Regicnal E iaestae <counenhy Include mentica 

of, and where appro oprlate, copies of any existing azreements or 
understandings with said Perce (Under the provisions cf Section 5(¢) 


of the Netional Capital Planning Act, the Commission is required to 


oat LY 


advise end consult with the National Capital Regional Planning 


a] 


Council and the appropriate local plenning agency concerning any 


proposed Federal or District developments and projects involving 


Jand acquisition or where a major chenge in the character or intensity 


of any existing use is proposed.) 
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Ne Form of | i iaea plans 
a. Nap scales, 2S should preferably be at a scale 
rt re et ee MARRS isha TES RES PS PARA SLR EY iinlatinceetecemmiaunhininrtn menses 


of either one Inch equals 100 or 200 feet. In the case of an 
De eee ne ee ee een ne eee ea ee 


unusually large Federal facility or installat jon, sectiona ized 


. Te “ i 


Maps at cither scale would be preferred plus an over-all composite 
nap of the entire facility at a scale appropriate to the size of 


the installation, 


« 


b. Sheet size Heps should he at a standardized sheet 


et te 


size, whenever possible, Individual sheets should be a naximun of 
sciatatatieeensietetmmenmitenienindeieieeaneninns adaianamioniee 


34 by 44 inches, in order to be cox apatible with the Coanission's 
bias ital 


microfila prozran, 2 


Cc. Number of copies 


ee ee et Ae oe 


3) For installations within the 


District of Colurbia meow reemen 2 complete sets 
of prints 
- 2) For installations in Maryland : 
. . requiring rezional review ----- 4 complete sets 
of prints 
e 
For installaticas in Virginia 
« requiring regicnal review ----- 5 complete sets 
or prints 


&) For installations in Maryland 
or Virginia not’ requiring 


a 


Peplodal ‘nev ley cass ceececesce wk 2 complete sets 
of prints 
i . d. Official maps, Meps submitted for the official 
. : en ae 4 
records of the Commissicn shall be submitted in black end white in 


order to be compatible with the microfiln system, 
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or departments in presentation to the Federal Planning and Projects 


Comaission end the full Coanission should be in color--vusine zippatone, 


magic marker, or other suitable materials--for maximum effectiveness 
IO eae Nm ne sees PS Tiel AAO AA NOTE NE ETA NL BORE Aim * » 


in the Comaission's meeting room. Presentation maps should be submitted 


, 


in advance of all Caimaittee or Commission meetings For exhibit purposes, 


Special presentation maps will be returned following the meeting or 


. : a 
ee 
; : 
Approved For Release 2001/08/09 : CIA-RDP86-00244R000100190056-5 


. 7 ‘* 


a) Or 
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Land Use Categories for Federal Master Pilar _ 


Category i Magic Marker 
Equivalent _ 

Administration A - 801 
Vermillion 

Research A - 412 
Light Blue 

Education (training) A - 667 
Olive 

Health Facilities (medical) A ~ 345 


Deep Magenta 


- Commercial Facilities A - 803 


Chrome Orange 


Residential 


low density (detached and A ~ 707 
semi detached) Pale Yellow 
“mediwn density Gow housing) A-282 Yellow Ochre 
high density (apartments, A - 237 
barracks ) Sepia 
Service and Storage A - 515 
; Violet 
Recreation — A ~ 617 
Pale Olive 
Open Space (including scenic A - 606 
or design easements) Yellow Green 
Buffer A - 600. 
Forest Green 
Parking of 
Open lots A-280 Burnt Sienna 
Multi level structures . A-279 Burnt Amber 


Transportation Terminals #4 Warm Gray 


NCPC staff can assist agencies in resolving differences from the above listing. 


Prismacolor 
Equivalent 


922 
Scarlet Red 


903 
True Blue 


‘ 911 
Olive Green 


930 


_, Magenta a ; 


918 
Orange 


914 
cream 
840 Sand 
941 
Raw Amber 


932 
Violet 


910 
True Green 


912 
Apple Green 


907 
Peacock Green 


944 Terra Cotta 
937 Tusean Red 


936 
Slate Gray 
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